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MEMORANDUM FOR DR. McMILLAN 


SUBJECT: LANYARD Status 


1. The problems pertaining to the early flight of LANYARD 
systems to cover the South China targets have been investigated 
and it has been determined that the first flight could be scheduled 
16 weeks from go-ahead with the remaining four systems following at 
one flight per month. 


2. The thermal control problem is the most Significant problem 
area. The L-3 flight results indicate that the passive thermal 
compensating features are not adequate and there are three possible 
fixes which could be incorporated. These are the addition of a 
thermal door or curtain by Lockheed to protect the camera during 
off periods, a change to the mirror to permit it to be stowed near 
horizontal position during off periods, and the addition of 
Compensating rods in conjunction with active heaters. Some of the 
alternatives may require extra time to incorporate and if it is 
expected that the decision on LANYARD will be delayed it is recommended 
that a "two week" study of the thermal control system be approved. 


3. The additional 
estimated to be 


payload costs for the five flights are 


dollars. 
Leone Liege 


Colonel, USAF 
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